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BILL NO. S-84-07-, 


SPECIAL ORDINANCE NO. 

AN ORDINANCE approving a Contract 
for Res. #6000-84, Larez VIII, 

Phase III, by the City of Fort 
Wayne, Indiana by and through its 
Board of Public Works with Hipskind 
Concrete Corporation. 


s- 


NOW, THERFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That the annexed Contract, made a part 
hereof, by the City of Fort Wayne by and through its Board of 
Public Works and Hipskind Concrete Corporation, for Res. #6000-84, 
Larez VIII, Phase III, is hereby ratified, and affirmed and ap¬ 
proved in all respects. The work under said Contract requires: 

reconstruction of curbs, sidewalks, 
drive approaches, and drainage struc¬ 
tures on Butler Street, from Barr 
Street to Lafayette, Barr Street, 
from Butler to Williams, Williams 
Street, from the alley west of 
Clinton to Lafayette; and Barr Street, 
from Williams to Masterson. NOTE : 

Barr Street from Williams to Masterson 
shall be bid as an add alternate; 


the Contract price is Fifty-Nine Thousand One Hundred Sixty-Seven 
and 50/100 Dollars ($59,167.50). 

SECTION 2. Prior Approval was received from Common 
Council with respect to this Contract on July 3, 1984. Two (2) 
copies of the Contract attached hereto are on file with the City 
Clerk, and are available for public inspection. 

SECTION 3. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 













Read the first time in full and on motion by . V'ji c _, 

seconded by_ ' x] ^ xC^C _ > and du^y adopted, read tlie second time 

by title and referref^d to the Committee ^ lL j (^nd the City 

Plan Commission for recommendation) and Public Hearing to be hoid after 
due legal notice, at the Council Chambers, City-County Building, Fort Wayne 

Indiana, on_^ the_ day of 

^'cl^k .M.,E.S 






fDRA E. KENNEDY, .CITY CLERK 


Read the thi^ 

seconded by__ 

passage. PASSED 


TOTAL VOTES 


AYES 


in full and on motion by_ ^ 

_, and duly adopted, placed on its 

f) by the following vote: 

NAYS ABSTAINED ABSENT TO-WIT: 


BURNS 

EISBART 

GiaQUINTA 

HENRY 
REDD 
SCHMIDT 
STIER 
TALARICO 


DATE: 


•7- .P 


SANDRA E. KENNEDY, CITY CJ^ERK 


Passed and adopted by the Common Council of the City of Fort 

Wayne, Indiana, as ( Al^jNE X A ' l ' lUN) - - tAPPROFRTATieN-) - ^SENERAL^ 

(SPECIAL) (2JQNiNG MAP) ORDINANCE (RB ^t^DTION) NO. 
on the 


J’‘/ 



SANDRA E. KENNEDY, CITY" CLER^( PRESIDING OFFICER 

Presented by me to the Mayor of the City of Fort Wayne, Indiana, 
day of _ , 


on the _ 
at the hour of 


_^day of _ 

) / - ^ O o 'clock_ ■ .M. ,E 


U 


Approved and signed by me this 


SANDRA E. KENNEDY, CITY CLERK 

',^-F (Ja - ^ 


at the hour of 


_day of y 
o'clock /^/^7 


LX 


.M.,E.S.T. 


WIN MOSES, JR., MAYOR 














































































CITY PAID 

SUBJECT TO COUNCILKANIC 
PRELIMINARY MEETING 
RATIFICATION _ 


CONTRACT 


AgrwmEttt. 


made and entered 


/T 

into this-^2_.- 


day of. 


by and between^. 


HIPSKIND CONXRZTE CORPORATION 


_. 19.Z4^ 


5502 MASON DRIVE, FORT WAY’NE, IN. 46809 


hereinafter called "Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called “City," under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled "An Act Concerning- Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im- 
RESOLUTION 6000-1984 : 

pj-ove__ Butler St., from Barr Street to La fayette; Barr Street, from 

Butler to Williams; and Williams Street, from the alley west of Clinton to Lafayette 


by reconstructing curbs, sidewalks, drive approaches, and drainage structures. 
BASE BID 

This project shall also be known as L.AREZ VIII, PHASE III. 




upon a foundation and wdth curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and to the entire satisfaction of said City, in accordance -with Improve- 
attached hereto and by reference made a part hereof. 

ment Resolution No_6000-84___ 

At the following prices: 


Concrete Removal 

One dollar 
per square 

and ninety' cents 
yard 

Curb Removal 

No dollars 
per lineal 

and eighty cents 
foot 

Concrete Sidewalk 

One dollar 
per square 

and forty-five cents 
f oot 

Concrete Wingwalk 

One dollar 

and eighty cents 

Incl. Ramps 

per square 

foot 

6" Concrete for Drives 

Sixteen dollars and no cents 
per square yard 


1.90 


1.45 

1.80 

16.00 


8" Concrete 


Eighteen dollars and no cents 
per square yard 


18.00 






















2' Corvc 


Curt>%,-aXVL 


linety ceTDts 


Two dollars and 

per square foot 


2.90 


Concrete Curb Type III 

Asphalt Patching 

Seed, Mulch & Fertilizer 


Six dollars and sixty cents 
per lineal foot 

No dollars and twenty cents 

per lineal foot 

No dollars and fifty cents 
per square yard 


6.60 

.20 

.50 


Topsoil 

Adjust Casting to Grade 
Tree P^eTiOval 24" 

Tree Removal 36" 


Three dollars and no cents 
per ton 

Fifty dollars and no cents 
per each 

Two hundred dollars and no 
cents per each 

Two hundred fifty dollars 
and no cents per each 


3.00 

50.00 

200.00 

250.00 


B-Borrow for Sidewalk 
Fill 

Total Base Bid 


Three dollars and no cents 
per ton 


3.00 


Pifty-nine thousand, one hundred 
sixty-seven dollars and fifty 
cents 


$59,167.50 


Th. Contractor will furnish iimnediately a certificate from the Industrial Board of 
Se State of Indiana that he has complied with Sections 5, 68, 69 of the = 

S:pe::::ion Act, approved March 14. 1929, in 

Compensation Act, (Acts 1929, page 545, oerng I.C. 22-3 2 1 et. seq.;. 

A copy of General Ordinance No. G-34-78 (as amended) concerning discrimination 
In employment under municipal contracts, is attached and rncorporated herern by 
reference. 


PROJECT TITLE: 


KiAEPCvrER uriLizRTic:; pj:f3Rt 
FOR 


city of fort EAYNE CONTR.ZiCTS 


CONTRACTOR: 

TOTA-L CONTRACT PRICE: 
AA BID OPTION: 


total RACIAL BREAKDOWN 

V70RKF0RCE USED W B A Q 


TOTAL MINORITY 
SEX HOURS HOURS 

M_F WORKED WORKED 


% MINORITY 
HOURS 
WORKED 










mikority/fem^le employment REQUI K EME^^T S 
(CHOOSE ORE OPTION) 

I will be a participating cember of the Fort Wayne Area Plan for the 
duration of this Contract. 

I will be a union contractor unionized, or 

those performing work on this project 
equality. 

I am currently bound to Federal Segister rectulrements and I^wiU 
Register.) 

I will be bound to the following statements and shall complete the 
PPT-rpntage Participatio n Goal Statemen t. 

greater utilrzatron of -o-rty and/or^f^ „J^/has, therefore 

Sr-i-r-rt -iSr-s r.s ."^.sr" "" 

Islander. 

in bidding on this ^xoenderof 

to state that P»centage of Jo designated 

project by minority and/or accepted by City, 

^LS^tuX — g°u;or^fid bidder or contractor. 

■ The contractor/bidder is ^Xives^isUd“y’'tb=’sXei 

regulations, execution orders, . - affecting or pertaining to 

Indiana or the bnited States o ///;“^;;Leunler shall be 

this project or the work no f extent that they 

controlling to the extent so P.^ovi e minority and/or 

might impose greater participation ^ ^ port Wayne 

feLle e'mployees and this f/der'l law's, rules, regu- 

irtion"! or^Srectives applicable to^the worh covered here- 

under. o' 

r esponsive . 
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PERCENTAGE P.\RTICIPATION GOAL STATE■^^ENT 


The undersigned herewith agrees that not less than % of the 
total work hours expended by it and all of its subcontractors on the 
work covered by this bid shall be expended by minority and/or female 
employees. (City has adopted a minimum goal of 17% of total work 
hours for each project for minority and/or female participation.) 


The bidder is further directed to stipulate below, what acts have or 
will be taken to ensure that the above agreed upon percentage of 
total work hours expended by minorities and/or females will be met; 







■NOTICE 

The monitoring and compliance authorities will be performed by the City of Fort 
Vayne, Indiana Compliance Officer. The contractor and his subcontractors will 
make all relevant and pertinent records available under this contract for 
inspection by authorized representatives of the Equal .Employment, Affirmative 
Action Office, and Department of Labor, and will permit such representatives 
access to such during normal working hours. Worksite visits are for verifica¬ 
tion purposes. If contractor believes that records requested are not relevant, 
they may initially deny access, promptly notify the Board of Public Works and 
comply with the findings of the Board as to the relevancy of the requested 
records. 
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Special Provisions - Additional Remedies' 

rights and remedies as against contractor/M following additional 

a failure to file such forms as Cxt^ lvt 

with all of the EEO/AA terms of the contract. compliance 

-ch time as 

contract. ^ EEO/AA terms and provisions of this 

2. To assess a penalty of $100.00 per day or 10“/ of M,. t- ^ i 
contractor/bidder fails to comply with the EEO/L term^'of 
including a failure to furnish such -Inf this contract, 

require from time to time to assure compUancfvSh 

affirmative action provisions of this co^ract non-discrimination and 

dM or to theri‘aft';r''wcme''’dut ^rcon“a«“/b«d=r^ 

fonovs:' te”fpr:vi:i::r’‘o/irdiL:" /„d: t\tt7 

Ir Z ’'SntlcrL°L“Let no^ ^“ 

person acting on behalf of such contractor sLl/bv 

gion, color, sex, national origin or ancest!^^^d^ reason of race, reli- 
citizen of the State of Indiana whn -.'c ^ discriminate against any 

the work to which the emplojTaent’relates; ^ ^ ^ available to perform 

nianner, discriminatr^^ga^'ins^t o^ intimidatr an in any 

performance of work under this con^racf on ^ hired for the 

color, sex, national origin or ance^y 

" TtTe 7/ "ndianf'o'f bv"°Lf' P^>-hle to the contractor by the 

contract, a penalty of five ($5^ OO^l'^^fo^r thereof, under this 

during which such oerson u-ac person for each calendar day 

r„”cr;/i TZL\T::ZLzzzrit f 

hereunder may be forfeited for a second ^ '"oney due or to become due 
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. CITY OF FORT WAYNE, INDIANA 

BOAPJ) OF PUBLIC WORKS; 

Daivd J. Kiester, Chairman 

Betty R. Collins, Member 

Frank W’. Heyman, Member 

Helen V. Gochenour, Clerk 


Page 10 


BILL LO. G-78-10-41 (as amended) 

GENERAL ORDINANCE NO. G-34-78 (as amended) 
ff fort Wayne. Indiana 

BE IT ENACTED BY THE CO>B-IO.N COUNCIL OF THE CITY OF FORT WAiTJE, INDIANA: 

SECTION 1 That Section 15-13 ''Emplojaaent nnder Municipal Contract Article 
in. Chapter 15 of the Code of the City of Fort Kayne, Indianrof 1974 i! 
amenaed to be and read as follows, to wit: ^ -inaiana of 1974 is 

Sec. 15-13 Same - Under Municipal Contract. 

R atings f°ll-ing cords have these 


The terms "Discriminates,” 
include: 

(I) 


discriminating," "discriminatory" 


C2) 


(3) 


to promote segregation or separation in any manner, to treat any 
person differently, or to exclude from or fail or refuse to extend-to 

coLensatTn ““ respect to hiring, termination, 

compensation or other terms, conditions or privileges o'f employment 

or:nTsuJh\1rs:nr 

reasonable accommodation to the known physical 
mental limitations of an otherwise qualified handicapped employee; 

also, to fail to make reasonable accommodation to the religious 
o servance or practice of any employee or prospective emplovee unless 
■ unL.T d^°°stjate that the accommodation would impose an 

undue hardship on the conduct of the employer’s business; 

(A) also, to make, print or publish, or cause to be made, printed or 
published §ny notice, statement, or advertisement with respect to 
employment that indicates a preference, limitation, specification or 
handicap^^^^°"^ leased on race, sex, religion, color, national origin or 

(5) the following practices are included 
nation": 


in the meaning of "discrimi- 


(a) for any not-for-profit association, incorporated or otherwise, 
organized exclusively for fraternal or' religious purposes, to 
devote Its resources to its own religion or denomination, or to 
give employment preference to its own members. 


EXHIBIT "A" 
(page 1) 
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BILL KO. G-78-10-A1 (as amended) 

GENERAL ORDINANCE NO. G-3A-78 (as amended) 

A.N ORDIN.AN'CE amending Chapter 15 of the Code of the City of Fort Vayne, Indiana 
of 1974. 

BE IT ENACTED BY THE CO.>D]ON COUNCIL OF THE CITY OF FORT W.A.YHE, INDI.ANA: 

SECTION 1. That Section 15-13 "Emplo^Tnent under Municipal Contract," Article 
III, Chapter 15 of the Code of the City of Fort Wayne, Indiana of 1974 is 
amended to be and read as follows, to wit: 

"Sec. 15-13 Same - Under Municipal Contract. 

15-13-1 Definitions . As used in this Section, the following words have these 
meanings: 

a. The terms "Discriminates," "discriminating," "discriminatory" mean and 

include: 

(1) to promote segregation or separation in any manner, to treat any 
person differently, or to exclude from or fail or refuse to extend' to 
any person equal opportunities with respect to hiring, termination, 
compensation, or other terms, conditions or privileges of emplo>Tiient, 
because of the race, religion, sex, color, national origin or handicap 
of any such person; 

(2) also, to fail to make reasonable accommodation to the known physical 
or mental limitations of an otherwise qualified handicaoped employee; 

(3) also, to fail to make reasonable accommodation to the religious 
observance or practice of any employee or prospective employee unless 
the employer can demonstrate that the accommodation would impose an 
undue hardship on the conduct of the employer’s business; 

(4) also, to make, print or publish, or cause to be made, printed or 
published §ny notice, statement, or advertisement with respect to 
employment that indicates a preference, limitation, specification or 
discrimination based on race, sex, religion, color, national origin or 
handicap; 

(5) the following practices are not included in the meaning of "discrimi¬ 
nation": . 

(a) for any not-for-profit association, incorporated or otherwise, 
organized exclusively for fraternal or' religious purposes, to 
devote its resources to its own religion or denomination, or to 
give employment preference to its own members. 


EXHIBIT "A" 
(page 1) 
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^ (b). for any not-for-profit association, incorporated or otherwise, 

^Suablished for the purpose of offering or providing education, 
training or other social services and benefits to handicapped 
persons, to devote its resources to such handicapped persons with 
respect to such education, training or social services and bene¬ 
fits. 

b. The term "handicap" means and includes: 

(1) any physical or ' mental impairment which substantially limits one or 
more of a person’s major life activities; or 

(2) a record of such an impairment, and includes, 

(3) a person who is regarded as having such an impairment; provided that, 

(A) this term does not include drug or alcohol abuse or addiction. 

The term obstruct means and includes the actions of any person knowingly 
obstructing the fair and lawful enforcement of this Article of this Chapter 
by coercing or intimidating any co.mplainant or prospective complainant, or 
any witness to any act of discrimination as defined herein, after such 
person has received actual notice of a discrimination charge or has been 
served notice of a complaint filed. 

■ The term retaliate means and includes the actions of any person in dis- 
- criminating against any other person with -regard to, or denving any other 
person access to or opportunities in emplo\Tnent, because any such other 
person has opposed any practice made unlawful by this Article of this 
Chapter, or because such other person has made a charge, testified, 
assisted or participated in any manner in an investigation, proceeding, or 
hearing under this Article of this Chapter. 

15-13-2 Mandatory Covenants . Every contract for or on behalf of the City of 
Fort Wayne for the construction, alteration or repair of any public building or 
public work or the performance of any other work or service shall contain provi¬ 
sions by'which the contractor agrees, as follows: 

a. That in the performance of work under such contract or any subcontract 
thereunder, the contractor, subcontractor, nor any person acting on behalf 
of such contractor or subcontractor, w’ill not discriminate against any 
person who is qualified and available to perform the work to which the 
emplojTnent relates. 

b. That such contractor, subcontractor, nor any person acting on behalf of 
such contractor or subcontractor will not obstruct "the enforcement of this 
Article of this Chapter. 

c. That such contractor, subcontractor, nor any person acting on behalf of 
such contractor or subcontractor will not retaliate against anv person. 


EXHIBIT "A" 
(page 2) 
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^ . x:.uiorcemenL ot tnis 

■through order of the Board of Public Works, 


Article of this Chapter shall be 
in the following manner: 


a.' hTieneyer any member of the Board of Public Works, or whenever'the Affirma¬ 
tive Action Officer who is assigned to help watch over public contracts has 
reason to believe that any of the provisions hereof have been violated, the 
matter may be referred to the Metropolitan Human Relations Commission for 
investigation and initiation of discrimination charges against the con- 
tractor or subcontractor. Cases over which the Commission has no jurisdic¬ 
tion shall be investigated by said Affirmative Action Officer 


b. A final order of the ^Metropolitan Human Relations Commission shall be 
forwarded to the Board of Public Works, which may invoke one of the 
remedies set forth_in Sub Section 15-13-4 hereof. If it is a matter over 
which the Metropolitan Human Relations Commission has no jurisdiction the 
Board of Public Works shall conduct a hearing to determine whether there 
has been a breach of this Article of this Chapter. In so doing, the Board 
may call upon the Commission for consultation. 


. ^j ,. ~^3-4 R _ emedies . Upon finding that a contractor or sub-contractor or any 
person^ acting on behalf of such contractor or subcontractor has violated a 
provision or provisions of this Article of this Chapter., whether discriminating, 
oDstructing, retaliating, or otherwise, the Board of Works may: 

a. Deduct from the amount payable to the contractor by the City of Fort Wavne 
under such contract a penalty of no less than ten dollars ($10.00) per day, 
per violation, nor more than one.thousand dollars ($1,000.00) per day, per 
violation. Each day on which a continuing violation exists, shall be 
deemed a separate offense; or. 


b. The Board of Works may cancel or terminate the contract, and all money due 
or to become due thereunder may be forfeited, for a second or any subse¬ 
quent violation of this article of this Chapter. 

SECTION 2. That Chapter 15, Article III, of the Code of the City of Fort Wayne, 
Indiana of 1974 is further amened by adding thereto a new section 15-13A which 
shall be and read as follows, to w-it: ’ 


"Sec. 15-13A. A verbatim copy of Sec. 15-13 may be attached as an exhibit 
to and incorporated in and made a part of any contract made by or on behalf 
of the City of Fort Wayne, Indiana for any public work; which shall consti¬ 
tute compliance with Sec. 15-13-2." 


EXHIBIT "A" 
(page 3) 
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>3E/V73E STATEMENT 


• FOR 

CITY OF FORT NAYKE, INDIANA 
Resolution 6000-84 


Tne City is coinniitted to ainority/women’ s business participation, 
and the Citizens' Advisor 3 ' Conraittee is presently preparing an ordinance 
concerning minority and women's business participation for City construction 
contracts. Tnis project is also governed by various affirmative action 
requirements including Presidential Executive Order Number 11246. To assist 
the City in meeting its stated goals and to further meet affirmative action 

requirements, the undersigned commits p\ at, _ percent ( %), as 

a goal, of the undersigned's total bid to minority/women's business partici¬ 
pation. In that regard, the following KBE and/or NBE firms have been 
contacted to work as subcontractors: 



Tvve 


of Work 


2 . 

3. 

4. 






Submitted on: 




By: 


’(Company Name) 


Name & Title of Person .Authorized to Sign 




Business Address: _T)/Z 


/si-o 


Phone Number: 













TO- • ALL DEPART2-IENT HEADS OF THE CIVIL CITY AND CI^Y U'^ILITIT^S 
. ' ' ' OF THE CITY OF FORT WAYNE A'INDIANA, AND ALL BOPms 

COFiMISSIONS, AGENCIES AND AUTHORITIES O^ THE CI^’Y O^ 

FORT WAYNE, INDIANA 

FROM: MAYOR WINFIELD C. 2-10SES , JR. 

DATE: August 29, 1983 

RE: Establishment of City Policies and Procedures With Respect 

to Minority Business Participation in City Procurement 
and Construction Contracts 


1. SAC KG ROUND : Minority business participation programs a-e valuable 
economic development tools, since they help to create jobs Ind job op¬ 
portunities for economically disadvantaged residents o^ t'nis co^nuni^- 
Accordingly, the City has, over the past several months, x^orked closeTv 
v;ith representatives from local minority businesses, in an attempt to”" 
develop an Ordinance establishing City affirmative actior. ‘programs that 
vrould facilitate minority business participation in City procu^-emon-* 
and construction contracts. Such an Ordinance was developed and "submit^ 
to the Common Council of the City of Fort Wayne, Indiana. The administr 
tion anticipated that the Council •v7ould act favorably on such 0-dinance 
however, the Ordinance v;as defeated. Therefore, the directives herein " 
contained are made effective immediately. . 

2. STA.TEMENT OF GOALS : The City does commit itself to pa^ticioa-f-ion 

coals for minority businesses in all City procurement and construction 
contracts for which bids are received. To assure that minoritv busi¬ 
nesses participate in City procurement and construction contracts to 
the fullest extent possible, the stated goal of this City is that 
minority businesses receive 15% of the total of such contracts awarded 
in each and every fiscal year. The purpose of this memorandum and 
the directives herein contained is to assist the city in meetincr its 
stated goals. ^ 

3. RECORDKEEPING : To facilitate the goals of the City, as herein 
stated, each department head of the City, includina all'h^ads o^ boards 
commissions, agencies,* and authorities of the City, is charged w^* th tb-' 
duty of formulating and maintaining adequate records and documentation 
disclosing minority business participation in Citv bid construct-?on and 
procurement contracts emanating from such department, boa^d, commission 
agency, or authority. The form of such recordkeeping and the contents 
of same shall be as determined, within 3 0 days f'rom date hereof, by the 
City Controller, the City's Director of Purchasing, the Chairman of the 
Board of Public VJorks, and the City's Compliance Officer. 
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4. HOI^ITORING : A special internal Tnonitoring task force is hereby ‘ 
created to monitor and review .all records compiled hereunder "This 
special task force shall consist of the City Controller, the'city’s 
Contract Compliance Officer, Community Development & Plann-^nc’s Com¬ 
pliance Officer, CETA’s independent monitoring unit's reores^ntative, 
the City’s Minority Affairs Director, and the Executive Director of 
the >-5etropolitan Human Relations Commission. The special task force- 
shall report and advise the Mayor and the Mayor's Affirmative Action 
Advisory Committee. 

5. EST-A3LISHMEHT OF CITIZENS ADVISORY COMMITTEE : There is hereby 
established a "Citizens Advisory Committee", hereinafter referred to ' 
as "Committee". This Co.-utiittee shall act as an advisory coimoittee 

to the Mayor. This Committee shall consist of at least nin° members 
appointed by the Mayor V/ithin ten days from date hereof as follows: 

(a) A majority of the Committee shall be persons who 

are actively involved in the day to day business of minority 
businesses in this community, or their representatives? 

(b) One member shall be a member of the Common Coun¬ 
cil of the City of Fort V’ayne; 

(c) One member shall be a person recommended by the 
Common Council of the City of Fort Hayne;. 

(d) One member shall be an employee of the City of 
Fort V:ayne involved in the av.’arding of procurement 

and/or construction contracts; and ' ' 

(e) The remaining member(s) shall be appointed by'the 
Mayor, at large. 

This Committee shall meet at those times and places as deemed appro¬ 
priate by its’members or as otherwise deemed appropriate by the* Mayor: 
The Committee shall make, from time to time, recommendations ‘ to the 
Mayor and to the Common Council on hov; to best continue, re-define, 
clarify, codify, and implem.ent the goals of the City with resoect to 
the continued and’further involvement of minority-ovmed businesses in 
City procurement and construction contracts for which bids are received. 

Furthermore, the Committee shall apprise and make recomimendations on the 
follo’wing: 

(a) The definition for "minority business". The fev? 
communities that have addressed this subject have 
adopted various definitions for "minority business". 
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^ The definition of "minority .business" might include' 

■ ..minorities based upon sex, as well as race. Som^ ' 
comm.unities have separate participation goals foJ 
minority businesses and women business enterprises 
.‘-.-SO, consider a uion should be civen to P'r-ef ere-i^o .= 
local minority businesses; P-e.erence .or 

(b) Desirability or necessity of working with other ' 
local^governments, such as Allen County, Indiana to 
more .ully implement the goals and purposes heT-f.<r, 

sPl local government contracts; 

(c) The necessity to vork within Indiana Code 36-1-9-1 
•which IS the State Purchasing Law governing cities L ' 
our programs will survive any and all legal challenges; 

(d) ^ The necessity to work within Indiana Code 36-1-12-1 

wh_cn is uhe law governing the awarding of public wo^ks ' 
conuracus, so our programs will survive any and an 
challenges; and ^ legal 

(e) The form and substance of any ordinance*^ o-r- van,- • 
to be presented to the Common Council o^ the Ci-v'oJ^i'" 
ivayne, Indiana, for the codifvinc of any and 
ceveloped concerning minority'business, participation^^^"^^ 

6. ^!EDIAT£ ACI^:' The Board of Public Works'o^' the Ci-v 
v.ii_vne, inaiana, and the Director of the C-^tv's Deop-^^ii^o 

and all other officers and employees o^ Purcnasing, 

of City procures.ent and construcSon 

^ne cuty of preparing specifications for such CitC-V^o-u-Len^Ind 
s.ruction contracts that will encourace minority b-sTpes^ -P""' 

Tnus, as a criterion for awardina contracts P part-icipa^on. 

the City shall prepare specifications that include' 

participatioh as a vital segme.nt of thos^btS sp^ciJicaliSs """ 

was in conflict with state laT t^/conS^u^ional^SSideSS^s^^^f" 
cause voluntary ainrm.ative action is an area of th- law -ha- is'cn^^^n- 
ly unsettled, the administration Preferred, even -'■n^liah-'nS^n^w 
questions, the passage of the Ordinance. The advlh sSatiM wa^ oieu^t 
iu necessary, to defend the Ordinance acai.nst legal cha?lenSe Teoa? 

t i^^i-tes a court cannot re.ndei an adii^o^y^oSlnSf^s ^o'^heth 

or legal uncertainties of affirn.ative action .olan;, ihe^alvinisthtion 
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o.n-the legality 

tnts opinion with the undsrstandina that*vh?irsuch® adoinistration seeks 
iniorn-.ative as to the Attorr.ev GenJ-al's ooli^'on opinions nay be 
£n Attorney-General's ooipion''is no- b^n^fnrr ? ordinances, 

if legally possible, a sinilar ooSn.'on "haU s 

States Department of Justice. " ' be sought rrom the United 

LEGISLATION : The City Attor-^ev of ^ 

Indiana, is hereby instructed to commence in-ed^'-^T Wayne, 

or new legislation for submission to tho Gone-^T"" drafting 

State of Indiana in January of 1984? Assembly of the 

cern necessary amendments to the shall con 

V7orks Construction Laws 
participation program.s. 

This document has been signed and 
, August_/ 1983. 


-:nd.:;:n^rL°Ae e;;stSrs??e'=r"^"^°" - 

as affective this Ist'n day of h 


V7infield C. Weses 

of the City of F 


Jr., Mayor 

Wayne, Indiana 
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5 ; -j^ r-5 i* c5 ’S'e^ eX E?. i ^iuii i' ??';ij-- V^ y 

}(I 

’ • ■ FOR CURB AND SlDEV.'ALK 

fa00;)_i;8^ . 

P.ESOL^^ED BY THE BOARD OF PUBLIC WORKS OF THE CITY OF FORT WAY^NE, mOlANA, 

n-at it is cleerr.ed necessary to imprnvP Butler Street,._ froin Barr Street to LafavettejL.Earr_^^^t^ 

frozi Butler to Will iairs Street, from the Alley West of Clinton to Lafayette; and 

■ 

Barr Street, frora Williarus to Masterson bv reconstruct ing curb s, sidewalks, d rive ap . T mQaches.^ 
and drainage structures.' This project shall also be knov-m as LaRez NSA, Phase III. _ 


NOTE: Barr Street from Willians to Kasterson shall be hid as an add alternate- 


! in accordance Avith the profile, detail-drawing and specifications on file in the office of the Department of 
Folic W’orlcs of said City; and such improvement is now ordej-ed. 


is hereby found by said Boaxd of Public Worhs that all benefits accruing hereunder 
11 be to the general p-ablic of the City of Fort Ka\me and that no special benefits 
11 accrue to any^ property cr.,-ner adjoining said inprovetDent or otbemse assessable 
der said irroroverent. , The cost of said improvcEent shall be paid . 




































PERrORMA.NCE AND GUARANTEE BOND 


-.NOW ALL WEN 3Y iHtSE PRESENTS, that we HIPSKIND CONCRETE CORPOPATION 

as Principal, and the FIDELITY & DEPOSIT COMPANY OF MARY LAND_ 

0 / a corporation organized under the laws of the 
' and duly authorized to transact business in the 
i:aie of Indiana, as Surety, are held firmly bound unto the City of Fort Wayne, 
:^G;an3, an Indiana Municipal Corporation in the sum of FIFTY-NINE THOUSAND, 
ONE HUNDRED SIXTY-SEVEN DOLLARS AND FIFTY CEN TS __ 

—1 ?>1d 7.30 _for the payment whereof well and truly to be made, 

the Principal and Surety bind themselves, their heirs, executors, administrators, 
successors and assigns, jointly and severally, firmly by these presents. The 
condition of the above obligation is such that 


WHcREAS, the Principal did on the day of ^ 

enter into a contract with the City of Fort Wayne tl 




Resolution No. 6000-1984: 




To improve Butler Street, from Barr Street to Lafayette; Barr Street, from 
to Williams; and Williams Street, from the alley west of Clinton to 
i^cj-ayette by reconstructing curbs, sidewalks, drive approaches, and drainage 
structures. 

BASE BID 


rnis project shall also be known as LAREZ VIII, PHASE III. 


at a cost oi $-_/ according to certain plans and specifications 

prepared by or approved by the City. 

■ ..-.uREAS, the grant of authority by City to so construct such improvement 
provides: 

1. I hat said improv'ement shall be completed according to said pla.ns and 
specifications, and contractor shall warrant and guarantee all work, mater¬ 
ial, and conditions of the improvement for a period of three (3) years from 
the date of final acceptance in writing by the Owner- 

2. There shall be filed with the City, within thirty (30) days after comple¬ 
tion, a Completion Affidavit; 

0 . Said Principal is required to agree to make such adjustments, modifies- :il-- 

tions, and repairs as required by the City within thirty (30) days after 
notice. 





















A n^nEAS, said Surety, for value r^eceived, hereby stipulates and agrees that 
no change, extension of time, alteration, or addition to the terms of the con¬ 
tract or to the uork to be performed thereunder, or the specifications accomi- 
panying the same, shall in any 'a ay affect its obligation on this bond, and it 
does hereby waive notice of any such change, extension of time, alteration or 
addition to the terms of the contract, or to the work or to the specifications. 

NOW THpEFORE, if the principal shall faithfully perform all of the terms and 
conditions required of it by the contract and shall for three (3) years after 
dCi_cptance of said Improvement by City warrant and guarantee said improvement 
and shall indemnify the City for ail loss that City may sustain by reason of the 
rrincipa! s iallure to comply with any of the terms of the authorization, then 
this obligation shall be void, otherw'ise it shall remain In full force and effect. 


HIPSKIND CONCRETE CORPORATION 


(Contn 

BY: \ 

^ctoK 

.1 

Lo A 

ITS: - 





ATTEST: 



*lf signed by an agent, power of 
attorney must be attached 


Fidelity & Deposit Company 

Surety ~~rT 7 ' 

^BY:_ / / o. 

Authorized Agent iT^ " - •. ' 

(Attorney-in-Fact) 'y 


AiTACH POWER OF ATTORNEY 









Power of Attorney 

FIDELITY AND DEPOSIT COMPANY OF MARYLAND 

HOME OFFICE: BALTIMORE. MD. 

Know All Men By These Presents: That the Fidelity and Deposit Company of Maryland, a corpora¬ 
tion of the State of Maryland, by C. M. PECOT, JR, . Vice-President, and C. W. ROBBINS 
Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-L^ws of said Com¬ 
pany, which reads as follows: 

Executive V^e-President, or any of the Senior Vice-Presidents or Vice-Presidents specially author- 
tfrv or anv one of 1 ^^tors or by the Executive Committee, shall have power, by and with the concurrence of the Secre- 

I of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents and Attorneys-in-Fact 

of the Company may require or to authorize any person or persons to execute on behalf of the Company any bonds, 
^ ® ^policies, contracts, agreements, deeds, and releases and assignments of jud^ents, decrees, 

rem.lrf ffi rf f mortgages, and also all other instruments and documents which the business of the Com¬ 

pany may require, and to affix the seal of the Company thereto. 

does hereby nominate, constitute and appoint Oscar C. Mitson. Terrence J. Ward and R Kelly 
Dis.ser, Jr., all of Fort V/ayne, Indiana, EACH..o.. ...o......... o 

itrmrrand lawtul agent and Attorney-in-Fact, to make, execute, seal, and deliver, for, and on its behalf as 
surety, and as its act and deed: any and all bonds and undertakings, each in a penalty not 
to exceed the sum of FIVE HUNDRED THOUSAND DOLLARS ($500,000) 


And the execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged 
by the regularly elected officers of. the Company at its office in Baltimore, Md., in their own oroper persons. 

dSedflpril l?r"l98o!^ 


The said Assistant Secretary does hereby certify that the aforegoing is 
said Company, and is now in force. 


i true copy of Article VI, Section 2, of the By-Laws of 


^ In Witness Whereof, the said Vice-President and Assistant Secretary have hereunto subscribed 
their names and affixed the Corporate Seal of the said Fidelity and Deposit Company of Maryland, this 
..day of. .June ., A.D. 19 82.... 


DEPosN-j; Attest : 


FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


.. 

Assistant Secretary 


By .. 




_ , . Vice-President 

State of Maryland \ ss: 

City of Baltimore / 

f R ^ Subscriber, a Notary Public of the State of 

Maryland, in and for the City of Baltmwre, duly commissioned and qualified, came the above-named Vice-President and Assistant 
Secretary of the Fidelity .and Deposit Compa.ny of Maryland, to me personally known to be the individuals and officers described 
in and who executed the preceding instrument, and they each acknowledged the execution of the same, and being by me duly sworn 
^v^ally and each for himself depo^th and saith, that they are the said officers of the Company aforesaid, and that the seal affixed’ 
to the preceding inrtruinent is the Corjwrate Seal of said Company, and that the said Corporate Seal and their signatures as such 
offices were duly affixed and subscribed to the said instrument by the authority and direction of the said Corporation. 

:t my hand and affixed my Official Seal, at the City of Baltimore, the day and year 


first above written. 




Notary Public ^ommission^^pires. 

CERTIFICATE ' 

I, the undersigned, A^istant Secretary of the F idelity and Deposit Company of M.aryland, do hereby certify that the original 
Power of Attorney of which the foregoing is a full, true and correct copy, is in full force and effect on the date of this certificate: and I 
do further certify that the Vice-P^ident who executed the said Power of Attorney was one of the additional Vice-Presidents spe¬ 
cially authorized by the Board of Directors to appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of 
the Fidelity and Deposit Company of Maryland. 

This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the 
Fidelity and Deposit Company of Maryland at a meeting duly called and held on the 16th day of July, 1969. 

Resolved: “That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether 
made heretofore or hereafter wherever appearing upon a certified copy of any power of attorney issued by the Companv, shall be 
valid and binding upon the Company with the same force and effect as though manually affixed." ' 

In Testimony Whereof, I have hereunto subscribed my name and affixed the corporate seal o: the said Companv' this 

_2.rid __July 84 


H428Ctf.—3M, 


4234 -044-2989 
FOR ’I'oril F'RO r 



Assistant S^cMary 

LOOK I'OR 'i iii, FRD W.Vl'KRM.VRK 

























PAYf/iENT , BOND 


I 

KNOW ALL MEN BY THESE PRESENTS: that 

TTrTTTTTYIY.-rST.-- HIPSKIND CONCRETE CORPORATION — 
(Name of Contractor) 

- 5502 M4S0N DRIVE, FORT TATRE, IN 46809 - 

(Address) 


a _____ , hereinafter called Principal, 

(Corporation, Partnership or Individual) 

and - FIDELITY & DEPOSIT COtTANY OF MARYLAND- - 

(Name of Surety) 


and duly authorized to transact business in the State of Indiana, hereinafter 
called Surety, are held and firmly bound unto the City of Fort Wayne, an 
Indiana Municipal Corporation in the penal sum of FIFTY-NINE THOUSAND, ONE 

HUNDRED SIXTY-SEVEN DOLLARS AI'HJ FIFTY CENTS- 

for the payment whereof well and truly to be made, the Principal and the 
Surety bind themselves, their heirs, executors, administrators, successors and 
assigns, jointly and severally, firmly by these presents. 


THE CONDITION OF THIS OBLIGATION is such that whereas, 
en^ered^ into a certain extract with the Owner, dated the 
, 19 6/^, for the construction of: 






:he Principal 
day of 


RESOLUTION NO. 6000-84 


To improve Butler Street, from Barr Street to Lafayette; Barr Street, from Butler 
to Williams; and W^illiams Street, from the alley west of Clinton to Lafayette by 
reconstructing curbs, sidewalks, drive approaches, and drainage structures. 

BASE BID 


This project shall also be known as LAREZ VIII, PHASE III. 


at a cost of FIFTY-NINE THOUSAND, ONE HUNDRED SIXTY-SEVEN DOLLAJIS AND FIFTY 
CENTS - 

($ 59,167.50 - ), all according to Fort Wayne Street Engineering 

Department plans and specifications. 

WHEREAS, said Surety, for value received, hereby stipulates and agrees that 
no change, extension of time, alteration, or addition to the terms of the con¬ 
tract or to the work to be performed thereunder, or the specifications accom¬ 
panying the sam.e, shall in any way affect its obligation on this bond, and it 
does hereby waive ^notice of any such change, extension of time, alteration or 
addition to the terms of the contract, or to the work or to the specifications, 
and 

WHEREAS, no final settlement between the Owner and the Contractor shall 
abridge the right of any beneficiary hereunder, whose claim may be unsatisfied. 

























Payment Bond Page 2 


NOW, THEREFORE, if the Principal'shall-promptly make payment to all per<=ons 
iirms, subcontractors, and corporations furnishing materials for or performing 
laoor in the prosecution of the work provided for in such contract, and any 
authorized extension or modification thereof, including all amounts due for 
maienals, lubricants, oil, gasoline, coal and coke, repairs on machinery, equip¬ 
ment and tools, consumed or used in connection with the construction of such 
work, and all insurance premiums on said work, and for all labor, performed in 
such work whether by subconstructor or otherwise, then this obligation shall be 
voio; otherwise to remain in full force and effect. 


:N WIiN'ESS WHEREOF, this instrument is executed in 

parts, each one of which shall be deemed an original 
_, 19_. 


(SEAL) 

ATTEST: 


(Principal) Secretary 


HIPSKIND CONCRETE CORPORATION 


Princ|par 






(Title) 


(Address) 

Witness as to Principal 


(Address) 


Witness as to Surety 




(Address) 


Fidelity & Deposit Company 

Surety 

BY _ ' 

Attorney-in-Fact \ ' 

(Authorized Agent) 


(Address) 


NOTE: Date of Bond must not be prior to date of Contract. 

If Contractor is Partnership, all partners should execute bond. 


AiTACH POWER OF ATTORNEY 























• ■ US-U,'.’5:KrLLED 

Kb'EK 

PJi-i’ROKOTIONAL TUN’D 

VA_.,r:'.c urirJor signed cc-’.-ni t teo, be'nq aDDDintr,-? , , , 

Si B'-Jr 3 -Tf'-tsrS'SiSSS:' 

in co-.r'l I once with the - provi sions of CHAPTER {i 3 i 9 of th^ nr-*-.: m 

iN-niANA, 1935, have established a schedule as h.:!,-ASSE mDLV of 


Power of Attorney 

FIDELITY AND DEPOSIT COMPANY OF MARYLAND 

HOME OFRCE: BALTIMORE. MD. 

Know All Men By These Presents: That the Fidelity and Deposit Company of Maryland, a corpora¬ 
tion of the State of Maryland, by C. M. PECOT, JR. , Vice-President, and C. W, ROBBINS 
Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Com¬ 
pany, which reads as follows: 

• j j Executive Vice-President, or any of the Senior Vice-Presidents or Vice-Presidents specially author- 

izea so to do by the of Dir^tors or by the Executive Committee, shall have power, by and with the concurrence of the Secre- 

any one ot the Assistant Secretaries, tn annoint 'R^'cidAnf _j a^*.^___ 


tary or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents and Attorneys-in-Fact 
tne business ot the Company may require, or to authorize any person or persons to execute on behalf of the Company any bonds, 
un^rtakings, recognizances, stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgments, decrees, 
mortgages and instrurnents in the nature of mortgages, and also all other instruments and documents which the business of the Com¬ 
pany may require, and to affix the seal of the Company thereto. 

does hereby nominate, constitute and appoint Oscar C. Mitson. Terrence J. Ward and R, Kelly 
Disser, Jr., all of Fort Wayne, Indiana, EACH. 

irs true and lawful agent and Attorney-in-Fact, to make, execute, seal and deliver, for, and on its behalf as 
surety, and as its act and deed: any and all bonds and undertakings., each in a penalty not 
to exceed the sum of FIVE HUNDRED THOUSAND DOLLARS (^500,000) ... 

And the execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged 
by the regularly elected officers of. the Company at its office in Baltimore, Md., in their own proper persons. 
This power of attorney revokes that issued on behalf of Oscar C. Mitson, etal, 
dated, April 17, 1980. ’ ’ 


The said Assistant Secretary does hereby certify that the aforegoing is a true copy of Article VI, Section 2, of the By-Laws of 
said Company, and is now in force. » * j 

In Witness Whereof, the said Vice-President and Assistant Secretary have hereunto subscribed 
their names and affixed the Corporate Seal of the said Fidelity and Deposit Company of Maryland, this 
.-IS-t.day of.June., A.D. 19 82.... 



I, the undersigned Assistant Secretary of the F idelity and Deposit Company of Martxand, do hereby certify that the original 
Tower of Attorney of which the teegoing is a full, true and correct copy, is in full force and effect on the date of this certificate; and I 
do further c^ify that the Vice-President who executed the said Power of Attorney was o ‘ *t. * i-.- « 

daily authorized by the Board of Directors to appoint any Attorney-in-Fact as provided ir 
the Fidelity and Deposit Company of Maryland. 

This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the 
h idelity and Deposit Company of Martxand at a meeting duly called and held on the 16th day of July, 1969. 

Resolved: "That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether 
made heretofore or nereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be 
valid and binding upon the Company w'ith the same force and effect as though manually affixed.’* 

In Testimony Whereof, I have hereunto subscribed my name and affixed the corporate seal of the said Companv, this 
_._...davof._ 10 84 


L1428Ctf.—3M, 


214234 ■-'0'14>-2989 

voL'R PRo-nx'-nox 


























S-84-07-06 


BILL NO. 

REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

WE, YOUR COMMITTEE ON PUBLIC WORKS _WHOM WAS REFERRED AN 

ORDINANCE_ approving a Contract for Res. #6000-84, Larez VIII. 

Phase III, by the City of Fort Wayne, Indiana by and through its 

Board of Public Works with Hipskind Concrete Corporation 


-V 



HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEG iEAVE TO REPORT 
BACK TO THE COMMON COUNCIL THAT SAID ORDINANCE J PASS. 


SAJIUEL J. TALARICO, CHAIRMAN 


CHARLES B. REDD, VICE CHAIRMAN 


































TITLE OF ORDINANCE Contract for Res. #6000-84, Larez VIII, Phase/III 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works 




SYNOPSIS OF ORDINANCE The Contract for Res. #6000-84, Larez VIII, Phase III, is for 
I reconstruction of curbs, sidewalks, drive approaches, and drainage structures on 


Butler Street, from Barr Street to Lafayette, Barr Street, from Butler to William s, 
Williams Street, from the alley west of cli,-.ton to L afayette;and Barr Street, from 
Williams to Masterson. NOTE: Barr Street from Williams to M asterson shall be bid 
as an add alternate. Contractor is Hipskind Concrete Corporation. 

PRIOR APPROVAL WAS RECEIVED ON JULY 3, 1984 


EFFECT OF PASSAGE Improvement of above area. 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) 


$59,167.50 


ASSIGNED TO COMMITTEE 





































